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ACTION EB-07 

INFO OCT-OI NEA-IO ISO-00 FEA-OI ERDA-07 AID-05 CEA-OI 

CIAE-00 CIEP-02 COME-00 DODE-00 FPC-01 H-02 INR-07 

INT-05 L-03 NSAE-00 NSC-05 OMB-OI PM-03 USIA-15 

SAM-OI OES-05 SP-02 SS-I5 STR-04 TRSE-00 FRB-OI /I04 W 

130752 

R081331Z AUG75 
FM AMEMBASSY CAIRO 
TO SECSTATE WASHDC 5722 

UNCLAS CAIRO 7827 

E.O. 11652: NA 
TAGS: ENRGEG 

SUBJECT: SUMED PIPELINE PROJECT 
REE: CAIRO A-66 

FOLLOWING INFORMATION OF PROGRESS OF SUMED PIPELINE HAS BEEN 
SUPPLIED BY BECHTEL SUPERVISING ENGINEER. ON JULY 24, 1974, WORK ON 
PROJECT HAD BEEN IN FULL SWING FOR 15 MONTHS, TANK ERECTION WAS 
UNDERWAY AT BOTH TERMINALS AND ALL PHASES OF TERMINAL CONSTRUCTION 
WERE PROCEEDING AS PLANNED. ENTIRE PIPELINE HAS BEEN PRODUCED IN 
ITALY, 450 KILOMETERS HAVE BEEN DELIVERED TO EGYPT; 100 KILOMETERS 
OF DOUBLE 42-INCH LINE HAVE BEEN WELDED, AND 80 KILOMETES BACKFILLED 
IN NORTHERN AGRICUTLURAL AREA (WEST OF THE DELTA). PIPE LAYING 
CONTINUES SOUTHWARD ALONG RIGHT OF WAY. 
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Message Attributes 


Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channei indicators: n/a 
Current Classification: UNCLASSIFIED 
Concepts: PETROLEUM PIPELINES 
Control Number: n/a 
Copy: SINGLE 
Draft Date: 08 AUG 1975 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975CAIRO07827 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750274-0953 
From: CAIRO 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750867/aaaacgoi.tel 

Line Count: 46 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION EB 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 CAIRO A-66 
Review Action: RELEASED, APPROVED 
Review Authority: ellisoob 
Review Comment: n/a 
Review Content Flags: 

Review Date: 12 FEB 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <12 FEB 2003 by ReddocGW>; APPROVED <13 JAN 2004 by ellisoob> 

Review Markings: 
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EO Systematic Review 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SUMED PIPELINE PROJECT 
TAGS: ENRG, EG 
To: STATE 
Type: TE 
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